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EXHIBIT A 
PROPOSAL: CAN-109 
COST ESTIMATE March 13, 1958 
INTERIM TEST SET, SYSTEM Ty 
Labor Hours Rate Amount 
Engineering 
nit : 25X1 


Designers and Draftsmen 
Technicians 
Shop Mechanics 


25X1 


Overhead Expense at 


Material 


Purchased and Fabricated Parts 
25X1 
Packaging 


General and Administrative 
Expense at [ |25X1 


TOTAL ESTIMATED COST 
25X1 


FEE at 


TOTAL ESTIMATED COST INCLUDING FEE 
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